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ORIGIN OC-06 

INFO OCT-01 EA-04 ADP-00 SY-07 CCO-OO OCL-OO FBO-01 /019 R 

DRAFTED BY OC/ S: DDEVAUGHN: RR 
4/6/73 EXT 22013 

APPROVED BY A/ OC: WENAEHER 
A/ OC- EA: JEENGELHART 
OC/L: SROGALA ( SUBS) 

A/ SY/ FO: GVARROS ( SUBS) 

006806 

R 070003 Z APR 73 
FM SECSTATE WASHDC 
TO AMCONSUL SURABAYA 
INFO AMEMBASSY JAKARTA 
AMEMBASSY MANILA 

CONFIDENTIAL STATE 064587 

JAKARTA FOR RSO; MANILA FOR RCO, ATO 

E. 0.11652: GDS 

TAGS: ACOM, ASEC, ABLD 

SUB J : COMMUNICATIONS PHYSICAL SECURITY IMPROVEMENT PROJECT 

REF: A. JAKARTA OM 4-12-72 B. JAKARTA OM 3-20-73 ( NOTAL) 

C. JAKARTA A-56 3-20-73 

1. DEPARTMENT CONCURS WITH RECOMMENDATIONS OUTLINED REF 
OM CONCERNING PHYSICAL SECURITY IMPROVEMENTS IN TCU. 
DISCUSSIONS WITH ATO HQTRS HAVE RESULTED IN AGREEMENTS 
TO ATTEMPT MEET S/ KAG-1 B REQUIREMENTS. 

2. DESIRABLE CONSTRUCT NEW VAULT AREA APPROX 400 SQ FT 
CONTIGUOUS TO SOUTH WALL PRESENT TCU CODE ROOM. VAULT 
MUST MEET S/ KAG-1 B STANDARDS. 

3. INSTALL THREE WINDOW TYPE AIR CONDITIONERS, ONE AND 
ONE HALF TON CAPACITY; INSTALL STEEL BARS OVER OPENINGS 
PER S/ KAG-1 B. 
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4. INCLUDE PROVISIONS IN NEW VAULT FOR NEW 100 AMPERE 
ELECTRICAL SERVICE AS FOLLOWS: 220/380 VOLTS, 3 PHASE, 

4 WIRE. ALL POWER DISTRIBUTION PANELS, LIGHT FIXTURES, 

POWER REGULATORS ETC WILL BE GOVT FURNISHED ( GFE). 

5. RENOVATIONS AND INSTALLATION NEW EQUIPMENT WILL BE 
DONE BY SEABEES OR ATO TECH DEPENDING ON AVAILABILITY 
DURING IMPLEMENTATION. 

6. IF IMPRACTICAL MEET PHYSICAL SECURITY REQUIREMENTS 

S/ KAG-1 B AND EXPANSION OUTLINED ABOVE CONSIDER FOLLOWING 
ALTERNATIVE. INSTALL STEEL PLATE ONE QUARTER INCH THICK 
OVER WALLS, FLOOR AND CEILING OF PRESENT TCU AREA AS 
PROPOSED REF A. 

7. REQUEST CONSULATE SUBMIT COST ESTIMATES FOR MATERIALS 
AND A/ C EQUIPMENT SOONEST TO PERMIT FUNDING PRIOR JUNE 1 . 
ROGERS 
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